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INFO OCT-01 AF-10 ISO-OO FBOE-OO A-01 OC-06 CCO-OO 
/023 W 

029992 152010Z/20 

R 141107Z SEP 78 
FM AMEMBASSY PRETORIA 
TO SECSTATE WASHDC 2533 
INFO AMEMBASSY ACCRA 
AMEMBASSY GABORONE 
AMEMBASSY MBABANE 
AMEMBASSY NAIROBI 
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DEPT FOR A/SY/OPS/FO, NAIROBI FOR CO CO F, RSS, RCO, 

ACCRA FOR COMSPEC/RCO FROM RSO 

E.O. 11652: N/A 

TAGS: ASEC, MSG, NSU, ABLD 

SUBJECT: SECURITY: CONSEC REQUIREMENTS FOR NOB MBABANE 

1 . PRIMARY CONTRACTOR/ARCHITECT HAS PROVIDED ROUGH 
WORK SCHEDULE FOR INTERIOR WORK OF EMBASSY NOB. POURING 
OF THE 8TH STORY FLOOR HAS NOW COMMENCED WITH THE 
POURING OF THE VAULT WALLS (ON THE 8TH FLOOR) STARTING 

IN 2/3 WEEKS. 

2. CONTRACTOR NOTES THAT INTERIOR WORK (CEILINGS, WIRING, 
PANELLING, ETC.) IN SENSITIVE OFFICE AREAS (8TH FLOOR AND 

7TH FLOOR RESTRICTED WORK AREA) WOULD COMMENCE ON/ABOUT 
1 FEB. 1979 WITH A PROJECTED OCCUPANCY DATE SOMETIME IN 
APRIL 1979. 

3. CONTRACTOR EMPLOYEES WORK 5 1/2 DAYS A WEEK INCLUDING 
TO 1300 ON SATURDAYS. THERE WILL BE APPROXIMATELY 10 
LIMITED OFFICIAL USE 

LIMITED OFFICIAL USE 
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EMPLOYEES ON THE JOB. 

4. IT WOULD BE APPROPRIATE TO ASSIGN TWO CONSEC 
SEABEES FOR WORKING HOURS SURVEILLANCE AND THREE 
CONSEC TAD MSG'S TO SECURE ONE AFTER HOURS POST 

AT THE WORK SITE. SEABEE AND MSG CONSEC TEAMS WOULD BE 
QUARTERED IN LOCAL HOTELS. 
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5. CONTRACTOR HAS CAUTIONED THAT WORK SCHEDULE PROVIDED 
IS VERY ROUGH AND SUBJECT TO CHANGE DUE TO PROBLEMS 
WITH SUB-CONTRACTORS, ONSET OF RAINY SEASON, ETC. 
CONTRACTOR WILL PROVIDE UPDATE ON WORK SCHEDULE IN FOUR 
WEEKS. 

EDMONDSON 
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